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Message Text 



UNCLASSIFIED 

PAGE 01 CANBER 00535 290703Z 
21 

ACTION FBO-01 

INFO OCT-01 EA-07 ISO-OO SY-07 OC-06 CCO-OO /022 W 

1 17466 

PR290615Z JAN 74 
FM AMEMBASSY CANBERRA 
TO SECSTATE WASHDC PRIORITY 2428 
INFO AMEMBASSY MANILA 

UNCLAS CANBERRA 0535 

MANILA FOR RSO 

E.O. 11652: N/A 
TAGS: ABLD, AS 

SUBJECT: PENDING MODIFICATIONS TO C&R UNIT, EOB 
PROPERTY NO. 01307 

REF: CANBERRA 6849 AND STATE 236426 

1. CONTRACTOR CONFIRMED JANUARY 25 THAT ON SITE 
CONSTRUCTION WILL COMMENCE MONDAY, FEBRUARY 25 AND 
PROCEED THEREAFTER FOR FIFTEEN CALENDAR DAYS. HE 
HAS FURTHER REQUESTED PERMISSION TO PROCEED WITH 
DISMANTLING OF EXISTING CEILINGS, DUCTWORKS, ETC., 

TO PREPARE FOR NEW INSTALLATION FROM FEBRUARY 19 
THROUGH 22. 

2. AS CITED IN REFERENCE, NEW WORK SUPERVISION CAN 
BE COVERED WITH SINGLE SEABEE FOR PERIOD FEBRUARY 25 
THROUGH MARCH 11. HOWEVER, A TEAM OF TWO MEN WOULD 

BE PREFERRED DUE TO PHYSICAL LOCATION WORK AREA AND THE 
NEED FOR (1) ESCORT DUTY COVERING MATERIALS AND 
SUPPLIES DELIVERIES AS WELL AS ACCESS BY CONTRACTOR 
LABOR FORCE, (2) NEED FOR LABOR FORCE BREAKS; AND 
(3) REASONABLE MODIFICATIONS OF COMPONENTS AWAY 
FROM ACTUAL WORK SITE (TO LESS CRITICAL CHANCERY 
AREAS). IMPOSSIBLE TO ISOLIATE PROPOSED WORK AREA 
FROM REMAINDER OF THIS SECURE CHANCERY WING. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 CANBER 00535 290703Z 

EM ALTHOUGH MSG CONTINGENT CANBERRA EXTREMELY LIGHT 
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BELIEVE EMBASSY CAN ABSORB SECURITY REQUIREMENTS 
COVERING DISMANTLING WORK FOR PERIOD FEBRUARY 19 
THROUGH 22. 

ACTION REQUESTED BY DEPARTMENT: 

PLEASE ADVISE CANBERRA SOONEST NAME OR NAMES OF 
SEABEES AND EXPECTED ETA TO ENABLE CONFIRMATION 
MODERATE ACCOMMODATIONS IN TIGHT HOTEL MARKET. 
HARROP 



UNCLASSIFIED 
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Message Attributes 



Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 29 JAN 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974CANBER00535 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: n/a 

From: CANBERRA 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t1 97401 10/aaaaailq. tel 

Line Count: 70 
Locator: TEXT ON-LINE 
Office: ACTION FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: CANBERRA 6849 AND STATE 236426 

Review Action: RELEASED, APPROVED 

Review Authority: smithrj 

Review Comment: n/a 

Review Content Flags: 

Review Date: 13 JUN 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <13 JUN 2002 by daviscw>; APPROVED <27 NOV 2002 by smithrj> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: PENDING MODIFICATIONS TO C&R UNIT, EOB PROPERTY NO. 01307 
TAGS: ABLD, AS 
To: STATE 
Type: TE 
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